















1 BILE NO. S-87-12- 4 
2 SPECIAL ORDINANCE NO. S- 3 Ó 73 Fy 
3 AN ORDINANCE approving Change Order 
No. 1 (Final) for Res. 441-87, 
4 Fairfax Buell Storm Sewer, with 
Weitzel Construction Company, Inc., 
5 in connection with the Board of 
Public Works and Safety of the 
6 City of Fort Wayne, Indiana. 
T NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
8 OF THE CITY OF FORT WAYNE, INDIANA: 
9 SECTION 1. That Change Order No. 1 (Final) for Res. 
10 441-87, Fairfax Buell Storm Sewer, with Weitzel Construction 
17 Company, Inc., in connection with the Board of Public Works and 
12 Safety; fOr: 
13 this Change Order and Final is 
necessary to adjust final contract 
14 price to match quantities used 
on project; 
15 
16 involving a net increase of Fifteen Thousand Three Hundred Ninety- 
17 Two and 13/100 Dollars ($15,392.13), all as more particularly 
18 set forth in the specifications, and which is on file with the 
19 Office of the Board of Public Works and Safety and is by reference 
20 incorporated herein, made a part hereof, and is hereby in all 
21 things ratified, confirmed and approved. 
22 SECTION 2. That this Ordinance shall be in full force 
23 and effect from and after its passage and any and all necessary 
24 approval by the Mayor. 
25 
26 e D AA 
Councilmember 
27 
APPROVED AS TO FORM 
28 AND LEGALITY 
24 A et a8 
30 Le Lh 
: City Attorney 
31 3 
32 











i Read t first time in full and on motion by ( etk ; 
seconded by Bed a , and duly, ado the second time 


ed, grea 
by title and referred to the Committee Aa (and the City 
Plan Commission for recommendation). and Pub earing to be ld after 
due legal notice, at the Council Chambers ttding, Fort Wayne, 
Indiana, on : ; day of 
; e LO z at ‘o'clock MocE.S: 


DATE: Poy ee, 


time in full and on motion by A ee 2 ; 
, and duly adopted, /placed on its 


LL 
(LOSE) by the following vote: 

























Read the thi 
seconded by 
passage. PASSED 
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(53 
nN 


NAYS ABSTAINED ABSENT TOSWLT:: 
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SMR ean i eS RC es Ae 


TOTAL VOTES 
BRADBURY 
BURNS 
EISBART 
GiaQUINTA 
HENRY 

REDD 
SCHMIDT 


STIER 


SIE PR PT DE BI 
| 


TALARICO 


———— 


DATE: EED PE A ak Lhe 
SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 





Wayne, Indiana, as ( 


J 
(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) NO. LEIE 
on the e ae AR / day of £E beta Aez) EE FS, 


ATT ST4/ (SEAL), E i 
Á cos a f r i 4 la f L r Ve: M fhe 


i en a E S 
SANDRA E. KENNEDY, CITY CLERK _ PRESIDING 






Presented by me to the Mayor of the Cit 


on the pe es) tr day of : 19 g F 





SANDRA E. KENNEDY, CITY CLERK 
Approved and signed by me this A2 uÉaay of ; 


19 a p, Aat She neuror fe pO o'clock 


aM. po. Te 


B 


WIN MOSES, JR., MAYOR 





$ g CHANGE ORDER 
Change Order No. 1 (Final) Resolution No. 441-87 
Project No. Board Order No. 27-87 
Name of Project: Fairfax Buell Storm Sewer Date: October 20, 1987 
To: Weitzel Construction Co., Inc. 

į (Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 









teem | Description of Change erie sae ae Change in Contract Price 
No. Increase 


















Total Decrease 


The sum of $__15,392.13 is hereby (added to) (dechyateckxfoxom) the total contract price 
and the final contract price shall be adjusted as follows: 


Total Increase 





Net (puega) (Increase) Contract Price 


Original Contract Price 288,225.00 
Current Contract Price Adjusted by Previous Change Order mart RL 
New Contract Price including this Change Order $ 303,617.13 


The time provided for completion in the contract for this project is (unchanged) (ERRERIK 
(decreased) by calendar days due to this Change Order. The date for completion 
of all work shall be unchanged - Furthermore, this document shall become an 


amendment to the contract and all provisions of the contract shall apply hereto. 
Recommended by: C feeen i P Glaf Chief Engineer Date lly 16/82 

A Lf) 
Accepted ie Ae dd ii 

















LY Contractor Date (4, 26, (9 67 


Approved by: l LH City Engineer Date Il- 13- 7 ] 
— i 
— ———— — 7 
Approved $ / | Se —— be pete (a ae 
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[ Ket K ME 
Oey (/ 7 


CP : es 
Ait e Date La ee 
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Attested by: SLi A 
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ATTACHMENT TO CHANGE ORDER 


E es Description 
36" RCP Class III 


1242.73 SY 


6" Concrete Pavement Inc. "J" Bolt 


TIDS Se 8" Deep Strength Asphalt 


12.67 S.Y4 7" Concrete Alley 


42.7 S.Y.]5' Concrete Walk 


110.0 S.Y4 Concrete Wingwalk 


PEG SoY; Asphalt Parking Lot 


24.8 S.Y. | Concrete Drive 


455.0 L.F} Concrete Curb 


962 SY Pavement Removal 


915.35 S.YL Special Backfill 


Net (Decrease) (Increase) 


Page 1 of 2 


24.00 


13.70 
Total Decrease 


Total Increase 


Contract Price 


Dal = n Q 
Decrease 


2,464.00 


697.40 


460.00 


1313/00 


700.00 


15,500.00 


310.41 


1,980.00 


2,655.00 


595.20 


340. 


92.0; 


2978295 


736. 


496 


5,005. 


12,540. 


4E 


o( 


.0( 


0 


3l 


ATTACHMERT TO CHANGE ORDER 


Pipe. 
+ 


ERETO uu  PUnit Price A E Increase 


REA ETE RS 


30 329.2 S.Y.| 2" Seed Mulch Fertilizer in Topsoil 1.00 329.20 
35 105 IN Asphalt Surface 33700: 33547 250 


= 
O 


i 
tf 
lI 


item [Quan [rl aa int Chenge oo hange 
D 


H 


Total Decrease 34,471.71 
Total Increase 49,863.84 
Net (OEI) (Increase) Contract Price V5 392403 


ie 


Change Order No. 
Resolution No. 441-87 
Board Order No. 27-87 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change:__Adjust final contract price to match quantities used 
on project. 


a E 


I 


cE nn aaa 
Will proposed change alter size of the project? Yes _ No x 


If yes, explain 


Pe a a 
oe ir ee 
Affect on operation and maintenance cost of this project: 

None. 


Se ne ee ee SS 


SP I aR ec eve oe 


OS Supe ete ee Eee 





Admn: Anor.. 


TITLE OF ORDINANCE Change Order #1 (Final) for Res. 441-87, Fairfax Buell 
oe ee ee ere 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 


SYNOPSIS OF ORDINANCE Change Order #1, Res. 441-87, Fairfax Buell Storm 








Sewer is necessary to adjust final contract price to match 





guantities used on project. Weitzel Construction Company, Inc. 


J. | gee eae 


is the: Contractor. 














EFFECT OF PASSAGE To facilitate completion of project 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase of $15,392.13 





ASSTGNED TO COMMITTEE 





S387 2b 


BILL NO. 
E U ee nar REE SEMIS 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


WE, YOUR COMMITTEE on CITY UTILITIES í TO WHOM WAS 


REFERRED AN (ORDINANCE)  (KESSKUEESN). approving Change Order 


No. 1 (Final) for Res. 441-87 Fairfax Buell Storm Sewer, with 


Wietzel Construction Company, Inc., in connection with the Board 


of Public Works and Safety of the City of Fort Wayne, Indiana 









HAVE HAD SAID (ORDINANCE)... Restoscscie | UNDER CONSIDERATION AND BEG 


„LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 





` (RESOLUITLON)X 
XXXX 
YES NO 


CHARLES B. REDD 
CHAIRMAN -L 
PAUL M. BURNS 
VICE CHAIRMAN Tp R 
THOMAS C. HENRY 

eE A oe e Yea AA 
BEN A. EISBART 

E BEE T E EE N EOS 
SAMUEL J. TALARICO ; 
í a eee A ES 


A SANDRA E. KENNEDY 
CITY CLERK 





